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LIMITED OFFICIAL USE NAIROBI 10102 

FOR A/SY/OPS/ FO AND A/SY/OPS/T FROM OIC/RTC 

EO 11652: NA 
TAGS: ASEC 

SUBJECT: LOBBY SECURITY MODIFICATION N.O.B. NAIROBI 
REF: (A) NAIROBI A-009, (B) STATE 178523 

1 . FROM REFTEL B RTC ASSUMES THAT SY/FBO WILL DEVELOP THE NECESSARY 
PLANS FOR THE MARINE SECURITY GUARD DESK AND THE RELATED PUBLIC 
ACCESS CONTROLS. 

2. RTC IS CONCERNED ABOUT SEVERAL ITEMS RELATED TO THE MSG AREA 

AND BELIEVES FUTURE PROBLEMS MAY BE REDUCED BY PLANNING AT THIS TIME. 

3. THE RSO HAS REQUESTED INSTALLATION OF A NUMBER OF ALARM SYSTEMS: 

(A) PERIMETER ALARMS (B) C&R/TCU ALARM (C) EXECUTIVE SUITE ALARM. 

WE WOULD ALSO EXPECT ONE FOR RCO TO BE REQUESTED ALSO. IN ADDITION 
MSG DESK WILL HAVE TO ACCOMODATE HAWKEYE RF ALARM LINK AND SYSTEMS 
FROM OTHER AGENCIES. 

4. THE RSO HAS REQUESTED INSTALLATION OF AT LEAST THREE PAN/TILT- 
ZOOM CCTV CAMERAS AND ONE FIXED LENS CAMERA. 

5. WITH THE MSG DESK CENTERED IN WHAT IS NOW THE LOBBY OUR 
LIMITED OFFICIAL USE 
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PROBLEM IS HOW TO GET THIS GREAT QUANTITY OF CABLE TO THE DESK. 

CONDUIT IS NEEDED FROM THE CCC TO THE MSG FOR OUR ALAMS. CONDUIT 
IS NEEDED FROM THE ROOF TO THE MSG FOR OUR TWO ROOF MOUNTED CAMERAS. 
CONDUIT IS NEEDED FROM THE BASEMENT DRIVEWAY/FENCE AREA TO THE MSG 
FOR OUR REAR CAMERA. CONDIUT SHOULD BE PROVIDED FROM THE MSG TO 
THE TELEPHONE FRAME ROOM. REFTEL A INDICATES A NUMBER OF YALE 
1426 ELECTRIC DEADBOLTS AND S&G 8497 BRUTE DEADLOCKS. CONDUIT 
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SHOULD BE CONSIDERED TO ACCOMODATE THIS WIRING. 

6. DUE TO THE LARGE QUANTITIES OF TECHNICAL EQUIPMENT PLANNED 
FOR THE MSG AREA, IT WILL BE NECESSARY TO HAVE MANY ELECTRICAL 
OUTLETS (10-15) AND A SUFFICIENT ELECTRIC SUPPLY, POSSIBLY 

20-30 AMPS; CONNECTED TO EMERGENCY POWER SYSTEM. 

7. DUE TO THE MASS OF ELECTRICAL EQUIPMENT INSTALLED IT IS 
ANTICIPATED THAT AMBIENT HEAT BUILD-UP WILL BE A PROBLEM. CONSI- 
SIDERATION SHOULD BE GIVEN TO PROPER AIR CONDITIONING IN THE MSG 
AREA WITH RESPECT TO THE HEAD LOAD. 

8. IT IS REQUESTED THAT ITEMS 5-6 AND 7 BE CONSIDERED WHEN PLANS 

FOR THE MSG DESK AND RELATED PUBLIC ACCESS CONTROLS ARE DEVELOPED. 
LE MELLE 
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